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MEMORANDUM FOR: 
SUBJECT: 
REFERENCE : 


Deputy for Research and Development, OSA 
IRIS II Camera Distribution 

A. IDEA-0366-69 

B. Support Requirements Meeting ITEK 
Optical Bar Camera (10 May 68) 
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1. Ref B. The following sequence of Camera Deliveries 
was agreed by conferees: 


01 thru 4 North Base, Edwards AFB 
05 thru 8 Davis-Monthan AFB 

09 thru 11 North Base, Edwards AFB 

10 thru 12 Davis-Monthan AFB 

13 (to be determined). 


2. Attendance of meeting were; AFRDR-P (now AFIGOS) , 
ITEK, Headquarters (Materiel, R&D, and Compt) , SAC (Boyd and 
Shipley), and Depot. 

3. D/M is unaware of delivery schedule changes (Ref A). 
D/M has sent a message confirming the above schedule and • 
requested delivery of IRIS II Camera to conform. 
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C/MD/M/OSA/ : m 

Distribution : 

- D/M/OSA 
#2 - D/R&D/OSA 
#3 - DD/SA 
#4 - D/O/OSA 
#5 - CMD/OSA 
#6 - MD/M/OSA Chrono 
#7 - RB/QSA ■ 
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Colonel USAF 
Deputy for Materiel, OSA 




